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DELEGATION OF AUTHORITY (DOA) 

California Public Utilities Code section 185024(a) directs the Board to appoint an Executive Director to 
administer the affairs of the Authority as directed by the Authority. Pursuant to this section, the Board 
has the authority to delegate any of its powers to the Chief Executive Officer (CEO) for purposes of 
efficiency and effectiveness in conducting the business and affairs of the Authority. 

The purpose of this policy is to establish the authority granted by the Board to the CEO. It also provides 
the CEO with the authority to delegate functions he or she has been delegated by the Board to the 
appropriate, qualified Authority staff. 

DELEGATION 

This Delegation of Authority assumes that the CEO works in accordance with the Business Plan, which 
has been approved by the Board. 

The CEO shall ensure that all actions taken shall be conducted in accordance with all applicable federal 
and state laws and regulations, and the policies of the Board of Directors and shall ensure compliance 
with applicable grant requirements when predominantly federal and state funds are used for 
procurements. 

A. Procurement 






The Board shall delegate the following procurement authorities to the CEO and the CEO may at his 

or her discretion delegate procurement authorities to the appropriate, qualified Authority staff. 

1. The High-Speed Rail Board authorizes the CEO or designee, to undertake all that is necessary to 
prepare and execute all procurement contracts up to an amount not to exceed $5 million each 
for purposes of advancing the California High-Speed Train Project. 

2. The CEO shall assure that all procurements are conducted in accordance with all applicable 
federal and state laws and regulations, and policies and in compliance with all applicable grant 
agreement requirements. 

3. Basic operational goods and services such as office equipment and supplies, utility costs (such as 
electricity, water, fuel, software licenses, maintenance and support etc.), utilizing State 
mandated procurement procedures, may be awarded in any amount. 

4. This delegated procurement authority does not include Authority contracts with the CEO's 
employer immediately preceding his or her appointment to the CEO position. 
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5. A list of all new or amended Authority contracts with a value of $10,000 or more will be 
periodically presented to the Board by Authority staff. 

B. Contract Management 

The Board shall delegate the following authorities to the CEO and the CEO may at his or her 

discretion delegate authorities to the appropriate, qualified Authority staff. 

1. The CEO or designee may, 

i. Award Options or Modifications to contracts, when such contracts, including the options, 
were previously approved by the Board. 

ii. Award Task Orders associated with contracts previously approved by the Board. 

2. The CEO will have the authority to approve and execute any single change order or amendment 
to a contract, lease, real property acquisition agreement or Memorandum of Understanding 
having anticipated expenditures within the limitations enumerated below: 

i. Original Contract Amounts up to $5 million: The CEO is delegated the authority to approve 
and execute any changes or amendments when the original contract amount is $5 million or 
less, as long as any changes remain up to and including $5 million. 

ii. Original Contract Amounts between $5 million and $10 million: The CEO is delegated the 
authority to approve and execute changes or amendments to contracts between $5 million 
and $10 million to cumulative increases of 25% of the original contract amount, or 
$250,000, whichever is greater, and time extensions up to 25% of the contract term. 

iii. Original Contract Amounts over $10 million: The CEO is delegated the authority to approve 
and execute changes or amendments to contracts over $10 million to cumulative increases 
of 10% of the original contract amount, or $2,500,000, whichever is greater, and time 
extensions up to 25% of the contract term. 

iv. Under no circumstances shall the cumulative sum of increases approved by the CEO for any 
contract over $50,000,000 exceed $5,000,000. 

V. Board approval is required for any amendments to existing Engineering and Architectural 
contracts whose contract value exceeds $5 million. 

C. Agreements with Other Public Entities 

The Board shall delegate the following authorities to the CEO and the CEO may at his or her 

discretion delegate authorities to the appropriate, qualified Authority staff. 

1. The CEO may enter into non-monetary agreements such as Memorandums of Understanding, 
Cooperative Agreements, Interagency Agreements, or other agreements or instruments with 
federal, state and local partners. 

2. The CEO or designee is authorized to undertake all that is necessary to prepare and execute one 
or more Cooperative and/or Interagency Agreement(s) with cities, counties, and other state 
agencies up to an amount not to exceed $5 million each for purposes of advancing the California 
High-Speed Train Program toward construction. 
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3. The CEO shall negotiate and execute grant agreements, where the Authority is the Grantee, with 
Federal, State and local grantors. 

D. Planning 

Under the oversight of the committee of the Board on Transportation and Land Use, the Board shall 
delegate the following authorities to the CEO and the CEO may at his or her discretion delegate 
authorities to the appropriate, qualified Authority staff. 

1. The CEO may initiate and negotiate agreements related to planning, development, construction, 
mitigation and implementation of agreements for facility, physical improvements, station and 
track infrastructure, including but not limited to, management, repairs and operations. 

2. The CEO may initiate and negotiate agreements related to the necessary construction, removal 
or relocation of highways, roadways, overpasses, grade separations and rail track relocation. 

3. Station Area Development 

i. The Board delegates to the CEO the authority to negotiate and enter into funding 
agreements with communities relative to HST station area development. These agreements 
shall be consistent with the HST Station Development Policy and will provide assistance to 
the Authority in its planning process. The funding of the agreements will be limited to 20% 
of the total cost for the study and will not exceed $200,000.00. 

ii. Board approval is required for amounts exceeding the delegation for station area 
development agreements. 

E. Personnel 


The Board shall delegate the following authorities to the CEO and the CEO may at his or her 

discretion delegate these authorities to the appropriate, qualified Authority staff. 

1. The CEO shall appoint such employees as may be necessary to carry out the functions of the 
Authority. 

2. The CEO shall promote, transfer, discipline, and terminate employees of the Authority subject to 
all applicable laws and regulations, including without limitation the rules set forth by the 
Department of Personnel Administration manuals, policies, and procedures. 

3. The CEO shall designate an employee to act as the secretary of the Authority for the purpose of 
keeping its minutes and resolutions. 

F. Fiscal 


Under the oversight of the Finance and Audit Committee, the Board shall delegate the following 
authorities to the CEO and the CEO may at his or her discretion delegate these authorities to the 
appropriate qualified. Authority staff. 

1. The CEO shall prepare, approve and submit the Authority's annual budget requests pursuant to 
the policies and procedures and timelines as defined by the Department of Finance. 
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2. The CEO may transfer funds between line items within the Authority's authorized annual 
budget. 

3. The CEO or the Chief Financial Officer will present the budget to the Board for review, input and 
acceptance. 

G. Legal 

1. The CEO may settle all lawsuits, alternative dispute matters and claims that the Authority must 
defend when the settlement amount does not exceed $5 million. In the event that the CEO 
exercises this authority he or she shall send a memo to the members of the Board as soon as 
possible. 

2. The CEO has the authority to develop and implement legal plans and strategy, in consultation 
with legal counsel, for the purposes of litigation, claims or proceedings. 

3. The CEO has the authority to take all necessary steps to ensure compliance with all statutory, 
administrative and regulatory requirements. 

H. Program 

The Board shall delegate the following authorities to the CEO and the CEO may at his or her 

discretion delegate these authorities to the appropriate, qualified Authority staff. 

1. The CEO has the authority to carry out all responsibilities which may be delegated under the 
provisions of CEQA and the State CEQA Guidelines Section 15025(a), including but not limited to 
taking all actions necessary to cause the preparation of environmental documents and to ensure 
the Authority's compliance with CEQA; provided however, that the CEO is not to include 
identification of preferred corridor alignments and station locations in the draft environmental 
document. 

2. He or she shall have authority to issue notices, to prepare and forward to the Federal Railroad 
Administration (FRA) a draft environmental document, to work with FRA in preparing a draft 
environmental document to be issued on behalf of the Authority and the FRA for public review, 
to hold hearings to receive comments on environmental documents, to prepare final 
environmental documents for consideration by the Authority, and to work with the FRA in the 
preparation of a final document for NEPA compliance. 

3. The CEO may approve all design plans, specifications and estimates for capital outlay projects. 

I. Real Property 

Under the oversight of the committee of the Board on Transportation and Land Use, the Board shall 

delegate the following authorities to the CEO and the CEO may at his or her discretion delegate 

these authorities to the appropriate, qualified Authority staff. 

1. The CEO may perform all steps necessary to secure access to and to acquire any real property 
needed for high-speed rail purposes. In the event that the CEO requests the governing board to 
initiate litigation for these purposes, he or she shall send a memo to the members of the Board 
as soon as possible in order to notify them of such request. 
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2. The CEO has the authority to sell or exchange real property or an interest therein at fair market 
value in the manner set forth in section 185040 of the CA Public Utilities Code. 

3. The CEO may sell or lease excess right-of-way parcels to municipalities or other local agencies 
for public purposes in the manner set forth in section 185041 of the CA Public Utilities Code. 

4. The CEO may lease nonoperating right-of-way areas to municipalities or other local agencies for 
public purposes, and may contribute toward the cost of developing local parks and other 
recreational facilities of these areas in the manner set forth in section 185042 of the CA Public 
Utilities Code. 

5. The CEO may lease to public agencies or private entities or individuals for any term not to 
exceed 99 years the use of areas above or below operating rights-of-way and portions of 
property not currently being used as operating rights-of-way, in the manner set forth in section 
185044 of the CA Public Utilities Code. 

6. The CEO may complete all necessary work and obligations related to all right-of-way relocation 
or removal related to publicly owned or privately owned utilities and utility facilities, including 
but not limited to, contracting, negotiation, execution, compensation, apportionment of 
obligations and settlement of claims or actions. In the manner set forth in section 185500 et 
seq. of the CA Public Utilities Code. 

7. The CEO may develop and implement legal plans and strategy, in consultation with legal 
counsel, for the purposes of maintaining litigation of an action or for an adjudication as to the 
obligations and costs to be borne by the parties related to utility or utility facility removal or 
relocation. 
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